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Message Text 


LIMITED OFFICIAL USE 

PAGE 01 TEL AV 00669 271138Z 

17 

ACTION OC-05 

INFO OCT-01 NEA-10 ISO-00 CCO-00 SSM-03 /019W 

046487 

O271120Z JAN 76 

FM AMEMBASSY TEL AVIV 

TO SECSTATE WASHDC IMMEDIATE 9924 


LIMITED OFFICIAL USE TEL AVIV 0669 

E.O. 11652: N/A 
TAGS: PFOR,IS 

SUBJECT: EIELD MISSION PROGRESS REPORT AS OF COB 
27 JANUARY 

REF TEL AVIV 0653 

1. LIFE SUPPORT SYSTEM KITCHEN - 95 PERCENT COMPLETE. 

2. TWO 2000 GAL. FUEL TANKS INSTALLED AND FILLED. 

3. COMMUNICATIONS TOWER - 100 PERCENT COMPLETE. 

4. CONVOY NO. 2 ARRIVED AND UNLOADED. KELLY 
ENCLOSURE COMPONENTS ARRIVED AND CONSTRUCTION 
PROCEEDING ON 24 KELLY ENCLOSURE HOUSING UNITS. 

5. KWM-2A OPERABLE AT SITE. REQUEST ACTION BE 
TAKEN PER REFTEL PROVIDE EMBASSY WITH NECESSARY 
EQUIPMENT ESTABLISH CONTACT. 

6. SURVEY OF SITE ON 26 JAN RESULTED IN MINOR 
SHIET IN LOCATION. NEW SITE APPROXIMATELY 
ONE-HALF KILOMETER FROM AIRSTRIP AT COORDINATES 
ERBG RPT ERBG 8082 8355. 
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LIMITED OFFICIAL USE 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: REPORTS, CONSTRUCTION, TRACKING STATIONS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 27 JAN 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: morefirh 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976TELAV00669 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760030-0822 
From: TEL AVIV 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 976/newtext/t1 97601 16/aaaaanoo. tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION OC 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: 76 TEL AVIV 653 

Review Action: RELEASED, APPROVED 

Review Authority: morefirh 

Review Comment: n/a 

Review Content Flags: 

Review Date: 10 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10 JUN 2004 by ElyME>; APPROVED <25 JUN 2004 by morefirh> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FIELD MISSION PROGRESS REPORT AS OF COB 27 JANUARY 
TAGS: PFOR, IS, US 
To: STATE 
Type: TE 
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